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LAC #2 


DATE 5226-59 AFFECTS ‘ wsPo [_] prosect [x] 


NAME OF MAJOR COMPONENT. PART OR LOWEST SUBASSEMBLY PART NO. & MODEL OR TYPE 
. Airplane Wiring ; 


TITLE OF ore : 


ENGINEERING STUDY J 
Lockheed Aircraft Corp. 


CHANGE PROPOSAL 


a: 


System VII Wiring Provieions 


NATURE OF PROPOSAL : 
“2. Install ships eae to allow aoateltatson:t & : operstion: of system VII. .on 
tora: ‘airplane ¥ (2 55: -£ - 368) °7"). ee eS, 


cua 7 (8B roe 


“Prepare. end. desue 


wt ee on 8 


““Febrigete sppropriste kite: woe 


ee vires! LACORS 


ESTIMATED COST AND TIME INVOLVED :. == 
ADDITIONAL FUNDING REQUIRED : == : 
ESTIMATED COST FOR KITS OR PARTS: $26).50/K4t 

ADDITIONAL FUNDING REQUIRED ; None ($P1917) 


ITEMS AFFECTED BY PROPOSAL : 


INTER. | WEIGHT OR 
CHANGE. | WEIGHT & 
ABILITY 


BALANCE 


“MAINTE. 
NANCE 


MISSION 
EFFEC. 
TIVENESS 


| 


OPERATING 


SAFETY 
hie PROCEDURE 


a 


PERFORM. SERVICE fiigut 
ANCE LIFE 


MANUAL 


SOURCE OF PARTS FOR KIT 3 


Soe | LAC - 
Se DISPOSITION OF SPARES AFFECTED | Sh Se aie, Ce ne Tee ee 
None | oe | Seer Te eh wy FAT 
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